Rehabilitation and 
Restoration of the 
ongfellow Bridge 


Longfellow Project Team 


¢ Mass Highway 


¢ Department of Conservation 
and Recreation 


- MBIA 


« Jacobs Team 
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Public Information Meeting 


¢ Introduction 

¢ Goals of the Project 

¢ Overall Project Schedule 

¢ Outline of Preliminary Design 


¢ Public Involvement Process 
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Purpose and Need of the Project 


¢ Structural Rehabilitation 

¢ Architectural Rehabilitation 
¢ Improve Connections 

¢ Environmental Compliance 


¢ Minimize Disruption during Construction 
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Goals for Preliminary Design 


¢ Investigate design concepts 


¢ Develop rehabilitation and restoration 
alternatives 


¢ Develop recommendations 
¢ Prepare cost estimate 


¢ Present recommendations at design public 
hearing 
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Historic Character 


Completed 1907 

National Register of Historic Places 

Charles River Basin Historic District 
Comprehensive Section 106 Review Process 
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Brief History of the Bridge 


¢ Construction 1907 
¢ Rapid Transit 1912 
¢ Charles MGH Station 1932 
¢ Charles River Esplanade 1934 
¢ Storrow Drive 1949 
¢ Memorial Drive 1956 
¢ Bridge Reconstruction 1959 
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Preliminary Design Elements 


Structural Rehabilitation 

¢ Federal Highway Design Guidelines 
Historic Restoration 

Architectural and Aesthetic Issues 

¢ Bike and Pedestrian Movement/Access 
¢ Bridge-to-City Street Connections 
Renovate Red Line Tracks 

Maintain Red Line Service and Traffic 
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Preliminary Design Schedule 


¢ Preliminary Design 
—June 2005 to December 2006 
¢ Upcoming Field Work — Fall 2005 
— Survey 
—Borings 
¢ Land and River 
— Structural Inspection 
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Structural Deterioration 
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Existing Bridge Configuration 
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Minimize Disruption During 
Construction 


Maintain Red Line Service 
— Night-time / Weekend Service Interruptions 


Maintain Vehicular Access 
— at Least One Traffic Lane in Each Direction 


Minimize Traffic Queuing at Charles Circle 


Maintain Pedestrian / Bike Access 
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Maintenance of Red Line Operations 
Ne-Locate “Shoo-fly” Alternative 


a imtoo} octyple yt | fei leoeo! 
= LB 
ee iealiea | rte mn 
‘CONNECTION 
uf me fl | ae | | 
! ! mE a 
| 
! 


I Et EP; ey ye | 
Nonial a sadiians 


TTS 


aan 
Toe 


Dic a Pateeete'e’ al DP abccecal | TLIO 111 OSs | 


With Shicotly 


Rehabilitation and Restoration of the Longfellow Bridge | Public Information Meeting MASS if 
September 22, 2005 HIGH WAY 


Maintenance of Red Line Operations 
Lila — an oil Construction Alternative 
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Comparison Of Red Line 
Alternatives 


Re-locate Red Line to Roadway Lane (Shoo-fly) 
— Fewer weekend MBTA shutdowns 
— Eliminate one roadway lane in each direction 


In-Place Construction (Rapid) 


— Regular MBTA weekend shutdowns for over 1 
year 


— Less impact on road traffic 
— Lane occupation for staging areas 
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Architectural and Aesthetic Issues 
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Secretary Of The Interior 
Standards For Rehabilitation 


¢ Preserve Historic Use 

¢ Retain and Preserve Historic Character 

¢ Bridge as a Physical record of its Time, Place, and Use 

¢ Preserve Changes to the Bridge with Acquired Historic 
Significance 

¢ Preserve Distinctive Materials, Finishes, and/or 

Construction Techniques 

Repair (rather than Replace) Deteriorated Historic 

Features 

¢ Avoid Chemical or Physical Treatments that Cause 
Damage to Historic Materials 

¢ New Additions and Exterior Alterations shall be 
Differentiated but Compatible with Old Features, while 
not Destroying Historic Features, Materials, and 
Spatial Relationships 
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Bridge Rehabilitation 
Architectural and Aesthetic Issues 


¢ Superstructure Design 

¢ Substructure Design 

¢ Deck Design 

¢ Railings and Fences 

¢ Lighting 

¢ Color and Finishes 

e Towers 

¢ MBIA Station 
Requirements 
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Superstructure Design 


awh a7 Pp a _ 1 oa mer 
} ais 
ip rl TE 


\\8 


Rehabilitation and Restoration of the Longfellow Bridge | Public Information Meeting MASS | 
September 22, 2005 HIGH WAY 


Arch Bracing Details 


HISTORIC DETAILS MODIFIED DETAILS 
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Substructure Design 
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Pier Details 
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Deck Design 
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Sidewalks 
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Pedestrian Access 
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Railings and Fences 


Historic 
Pedestrian Railing MBTA Fence 
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Other lldasadbal Railings, Cambridge 
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Other Pedestrian Railings, Boston 
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Railing Between Sidewalk and Roadway 
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Lighting 
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Roadway Lighting Alternatives 


EXISTING ROADWAY PERIOD ROADWAY 
LIGHTING LIGHTING 
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Other Lighting Types 


MBTA LIGHTING UNDERPASS LIGHTING 
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Aesthetic Lighting 


EXISTING CONDITION LIGHTING CONCEPT 
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Color and Finishes 
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Color of Railings, Arches, and 
Other Metal Elements 
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Towers 
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Windows / Openings 
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Figuration 


Rehabilitation and Restoration of the Longfellow Bridge | Public Information Meeting MASS i) 
September 22, 2005 HIGH WAY 


MBTA Station Connection (7) 
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MBTA Station Connection (T) 
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Pedestrian Connections 
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Existing Conditions and Issues 


Connections 


¢ Pedestrian connections 
largely severed 

¢ Bicycle links difficult or 
awkward 


¢ Bridge approaches not 
compliant with ADA 
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Connections — Boston side 
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¢ No Accessible 
Route 


¢ Debris 


¢ Vehicle/Bicycle 
Conflicts 
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Connections — Cambridge side 


¢ Stairs lead to 
isolated area 


¢« Stairs are 


— under-utilized 


— historically 
inappropriate 


— in poor repair 
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The Challenges 


¢ Re-establish a continuous 
pedestrian connection 


¢ Develop ADA accessible routes 
at the bridge approaches 

¢ Improve the visual connection 
of the bridge to city streets 


¢ Enhance the safety and 
comfort of pedestrians and 
bicyclists crossing the river 
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Public Involvement Goals and 
Objectives 


¢ Develop on-going two-way 
dialog 

¢ Transparent and responsive 
process 


¢ Provide and Gather 
Information 


¢ Consider Input 
¢ Respond to Questions 
¢ Address Concerns 
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Public Involvement Proce 


¢ Public Meetings 
* Community Meetings 


« Fact Sheets 


¢ Response to Comments 


¢ Website 


© 


COMMONWEALTH OF MASSACHUSETTS 
MASSACHUSETTS HIGHWAY DEPARTMENT 
RESTORATION OF THE LONGFELLow BRIDGE OVER CHARLES RIVER 
TRANSPORTATION IMPROVEMENT PROJECT 
BOSTON/CAMBRINGE MASSACHUSETTS 


This sheet 'S provided for your comments, 
Your input is Solicited ang abpreciaied, 


Please return your Sheet, with comments, to a Staff member at the Meeting, or mail to John 
A Blundo, P.E., Chief Engineer, Massachusetts Highway Department, 10 Park Plaza, 


Boston, Massachusetts 02116, 


The fina! date for Feceipt of written Statements ang exhibits will be ten (10) days after the 
Public Information Meeting, 


NAME ADDRESS 
— oo 


TLE ORGANIZATION 


MASS TGHWAY 


Project Contact Information 


www.mhd.state.ma.us/LongfellowBridge 
Massachusetts Highway Department 


10 Park Plaza 
Boston MA 02116 
Attn: John Blundo, Chief Engineer 


Regina Villa Associates 
Kate Barrett 
kbarrett@reginavilla.com 
617-357-5772 x12 
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Thank You 


Questions and Answers 
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